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Dear Dick: 


We are forwarding herewith five copies of Informal Monthly 
Progress Report No. 5. This report covers progress on System 
No. 1 development for the period extending from 16 May 1955 
through 12 June 1955. 


I am happy to report that progress for this period has been 
excellent. Several difficulties that had been observed in connection 
with operation of the information amplifier have been eliminated 
completely, and the present unit provides a dynamic operating range 
more than 15 db greater than that exhibited by any amplifier intended 
for use in crystal-video systems with which I am familiar, 


Since the close of the period covered by the present report, 
we have succeeded also in reducing to a very acceptable value the 
magnitude of the flutter in the tape recorder, It has been necessary 
to design a new filter and drive train to accomplish this objective, 
and these modifications in design will be incorporated in all of the 
production recorders. 


All of the System No. 1 equipment has been installed in the T-33, 
and it is probable that the first of a series of flight tests will be made 
today or tomorrow. I shall forward to you special reports on the 
outcome of these tests as soon as the information becomes available. 


Sincerely, 
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